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BILL NO. .5-78-11 



SPECIAL ORDINANCE NO. 




AN ORDINANCE approving a contract for 
Street Lighting Resolution No. 131-78, 
between the City of Fort Wayne, Indiana 
and I & F Construction Corporation for 
installation of street lighting. 


BE IT ORDAINED BY' THE COWON COUNCIL OF TOE CITY OF FORT WAYNE, 

INDIANA; 

SECTION 1, That $ certain contract, dated November 6, 1978, 

between the City of Fort Wayne, Indiana, by and through its Mayor and the 

Board of Public Works, and T & F Construction Corporation, for: 

construction and installation of ornamental street lighting 
with underground lighting to serve the Lakewood Park Addi¬ 
tion, 

under Board of Public Works Street Lighting Resolution No. 131-78, at a 
total cost of $28,600,40, all as more particularly set forth in said 
contract which is on file in the Office, of the Board of Public Works and 
is by reference incorporated herein and made a part hereof, be and the 
same is in all things hereby ratified, confirmed and approved, 

SECTION 2, That this Ordinance shall be effective upon passage 
and approval by the Mayor, 












seconded by 


Read the first time in full and on motion by 

_» and duly adopted, read the second time by title and referred to the 




Committee on 


_(andr4h^-City_Elan^Commission for 


recorjunendationJ and Public Hearing to be held afE5TTdtte4egaLiiQlice^ at the Council Chambers, 

-- ,-the _ 


City-County BuUdingTd^TlTuyne, Indiana, on 

of--- _- 


day 


DATE: 


, 19"' at 

■7$ 


o'clock _ 


_M. .E.S.T. 


-- 


CITY CLERK 


Read the third time in full and on motion by 


seconded by_ 


PASSED (Hg5T)_ by the following vote: 


TOTAL VOTES 
BURNS 

HINGA 

HUNTER 

MOSES 
NUCKOLS 
SCHMIDT, D. 

SCHMIDT, V. 

STIER 

TALARICO 

DATE: 


AYES 

22 . 


, and duly adopted, placed on its passage. 


ABSENT TO-WIT: 


21 




21 . 


2 


x 


2Sw 






CITY CLERK 


Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 

(ANNEXATION) (SPECIAL) (APPROPRIATION) ORDINANCE 
d ay of 


(ZONIN^MAP) (GENERA^) (ANNEX 

(RESOLUTION) No. ~ 7 



ATTEST: (SEAL) 




CITY CLERK ( PRESIDING OFFICER” 

Presented by me to the Mayor of the City of Fort Wayne, Indiana, on the 
day of 19^£ at the hour of //■ ^^j j'cIqcX X^^ M . ,E.S.T. 

r. 2 ^^^;^.,/- 


Approved and signed by me this 
at the hour of /, . _o'clock 


CITY CLERK 
_day of 







































































































mU No, S-78-11-38 

REPORT OF THE COMMITTEE ON CITY UTTLniES 

We, your Committee on _ City Utilities _ to whom was referred an Ordinance 

approving a contract for Street Lighting Resolution No, 131-78, 
between the City of Fort Wayne, Indiana and'T & F Construction 
Corporation for installation of street lighting 


have had said Ordinance under consideration and 
Council that said Ordinance ^00 _ PASS. 


PAUL M. BURNS - CHAIRMAN; 



JAMES S. 

STIER - VICE CHAIRMAN 


VIVIAN G. 

, SCHMIDT 


WINFIELD 

C. MOSES, JR. 


FREDRICK 

R. HUNTER 


































CONTRACT - jLigM/ty /£&o£. 


STATE OF INDIANA ) 

) ss 

COUNTY OF ALLEN _) 


THIS AGREEMENT ^"^NnFNTHVF made and entered into this, 
the (p XjCw day of I 19 by and between: 

The City of Fort Wayne 

'The party of the first part, termed in this agreement and the 
Contract Documents as the "Purchaser," and 

__ T & F Construction Corp. ___ 

The part,of the second part, termed in this agreement and the 
Contract Documents as the "Contractor": 

WITNESSETH: 

THAT, WHEREAS, the Board of Public Works has heretofore 
caused to be prepared certain contract documents for furnish¬ 
ing labor and equipment and performing work therein fully des¬ 
cribed, and the Contractor did, on the , day of _ , 

file with the Board of Public Works, a copy of said contract 
documents, together with his offer and terms therein fully 
stated and set forth, and, 

WHEREAS, the said contract documents accurately and fully 
describe the terms and conditions upon which the Contractor is 
willing to furnish the labor and equipment and perform the work 
called for by the said contract documents and in the manner and 
time of furnishing and performing same. 

IT IS THEREFORE, AGREED: 

FIRST - That a copy of said contract documents filed, as 
aforesaid be attached hereto and that the same do in all par¬ 
ticulars become the agreement and contract between the parties 
hereto in all matters and things set forth therein and described, 
and further, that both parties hereby accept and agree to the 
terms and conditions of said contract documents so filed, for the 
following; 

Installation of street lighting with underground wiring in 
Lakewood Park Addition, section 7 for the bid of $28,600.40. 


- 1 - 














SECOND - The Contract Documents hereto annexed are made 
a part of- this agreement and contract as fully and as absolutely 
as if herein set out in haeji verba. 

THIRD - The unit prices agreed to in this contract will 
remain in effect until the work covered under this contract is 
completed. 

FOURTH - This contract is executed in duplicate. 

FIFTH - It is further stipulated that not less than the 
general prevailing rate of wages as ascertained by the City of 
Fort Wayne or the Indiana Department of Labor shall be paid to 
all workmen performing work on this contract. 

SIXTH - It is further stipulated that Contractor shall pay 
all lawful claims or indebtedness which may accrue, by operation 
of law and otherwise, to any persons, firm or corporation on 
account of any labor or service performed or material furnished 
or service rendered, in the carrying forward, performing, and 
completing of said contract including Subcontractors, laborers, 
materialmen, and those performing service on account of or 
directly in connection with the completion of said contract. 

SEVENTH - It is further stipulated that any judgement 
rendered against the City of Fort Wayne in any suits for damages 
for injury to real or personal property, or for any injury to 
real or personal property, or for any injury, sustained by any 
person growing out of any act or doing of Contractor, or its 
agents, employees or workmen and that any judgement of any court 
or award of any Board of Arbitratiors or of the State Industrial 
Board of the State of Indiana rendered against the City of Fort 
Wayne in any suit or claim arising under said Workmen's Com¬ 
pensation Acts, of the State of Indiana, now in force, relating 
to compensation for accidental injuries or death suffered by 
his employees or the employees of any Subcontractor or Subcon¬ 
tractors in the course of their employment, when notice of the 
pendency of such suit, hearing or arbitration shall have been 
given said Contractor, shall be conclusive against Contractor 
as to amount, liability and all other things pertaining thereto; 
it being the intent of the parties hereto that Contractor 
indemnify and hold harmless City in the premises. 


- 2 - 


EIGHTH - The Equal Opportunity Clause attached hereto is made 
a part of this Contract. 

NINTH - The Contractor shall furnish a Performance Bond in a form 
acceptable to the City of Fort Wayne for the full value of the work. 


IN FAITH WHEREOF, Witness the hands and seals of both 
parties on the day and year in this agreement first above 
written. 


APPROVED: 


MAYOR 

ATTEST: Clerk 


BOARD OF PUBLIC WORKS 



CONTRACTOR: T & F Const Com. of In diana 
J. L. TABER. PRESIDENT 


BY: 


. / 




V. L. MILLER 


ADproved in Form & Legality 


BY: 1/. C . >t *A£s-* 


Secretary 
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EQUAL OPPORTUNITY CLAUSE 

curing the performance of this contract, the contractor agrees 
as follows: 

(1) The contractor will not discriminate against any employee 
or applicant for employment because of race, color, religion, sex, 
or.national origin- The contractor will take affirmative action 
to ensure that applicants are employed, and that employees are 
treated during employment without regard to their race, color, 
religion, sex, or national origin. Such action shall include, 
but not be limited to the following: Employment, upgrading, 
demotion, or transfer; recruitment or recruitment advertising; 
layoff or termination; rates of pay or other forms of compensation; 
and selection for training, including apprenticeship. The contractor 
agrees to post in conspicuous places, available to employees and 
applicants for employment, notices to be provided setting forth the 
provisions of-this nondiscrimination clause. 

(2) The contractor will, in all solicitations or advertisements 
for employees placed by or on behalf of the contractor, state that 
all qualified applicants will receive consideration for employment 
without regard to race, color, religion, sex, or national origin. 

(3) The contractor will send to each labor union or representative 
of workers with which he has a collective bargaining agreement or. 
other contract or understanding, a notice to be provided advising 

the said labor union or workers* representatives of the contractor's ‘ 
commitments under this section, and shall post copies of the notice 
in conspicuous places available to employees a-sd applicants for 
employment. 

(4) The contractor will comply with all provisions of Executive 
Order 11246 of September 24, 1965, and of the rules, regulations, 
and relevant orders of the Secretary of Labor. 

(5) The contractor will furnish all information and reports 
required by Executive Order 11246 of September 24, 1965, and by 
rules, regulations, and orders of the Secretary of Labor, or pursuant 
thereto, and will permit access to his books, records, and accounts 
by the administering agency and the Secretary of Labor for purposes 
of investigation to ascertain compliance with such rules, regulations 
and orders. 

(6) . In-the event of the contractor’s noncompliance with the 
nondiscrimination clauses of thi£ contract or with any of the said 
rules, regulations, or orders, this contract may be canceled, ter¬ 
minated, or suspended in whole or in part and the contractor may 

be declared ineligible for further Government contracts or federally 
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.ssisted construction contracts in accordance with procedures 
authorised in Executive Order 11246 of September 24, 1965, and 
other sanctions may be imposed and remedies invoiced as 
provided in Executive Order 11246 of September 24, 1965, or by 
rule, regulation, or order of the Secretary of Labor, or as 
otherwise provided by law. 

(7) The contractor will include the portion of the sentence 
immediately preceding paragraph (1) and the provisions of para- 
9T ra Phs (1) through (7) in every subcontract or purchase order 
unless exempted by rules, regulations, or orders of the Secretary 
of Labor issued pursuant to section 204 of Executive Order 11246 
of September 24, 1965, so that such provisions will be binding 
upon each subcontractor or vendor. The contractor will take such 
action with respect to any subcontract or purchase order as the 
administering agency may direct as a means of enforcing such pro¬ 
visions, including sections for nonconpliance: PROVIDED, HOWEVER, 
That in' the event a contractor becomes involved in, or is threatened 
with, litigation with a subcontractor or vendor as a result of 
such direction by the administering agency, the contractor may 
request the United States to enter into such litigation to protect 
the interests of the United States. 



(Gtpwml Bl»nk)Jj , «rn t .?i»,»6A r i j QH'/^ 


CONTRACTOR’S BOND FOR CONSTRUCTION 

fM 

IVw- 


p 2 & »37B 


KNOW ALL MEN BY THESE PRESENTS, That.— I.M.. CONSTRUCTION. CORP ...;0R 

of..Hagexat.Q>«i*..-Iadijana..i73A6.-. 


...as principal and 


yroqr.rf Y & DEPOSIT CO.. QP..M ABXL&KCD.... 


„ , , , City of Port Wayne, Indiana . . 

as surety, are firmly bound unto—.—.*-. ' .*. 

..in the penal sum of ($-iJS.^QQ-AQ.--—) 

■IVop+jr-pi £ ht, T^o^aaandj Si x-htmdred doll ar 3 :..and...... 40/100 .Dollars, 

for the payment of which, well and truly to be made, we bind ourselves, jointly and severally, and our joint and 

several heirs, executors, administrators and assigns, firmly by these presents, this.-13th.day of 

..SeiJ.te@teer_19.7§.„. 

THE CONDITIONS OF THE ABOVE OBLIGATION ARE SUCH, That, Whereas....T...&...P..CQNOTRUCTI.ON 

, O P TNT).. H ager.atnvro.>-Jndia3aa..A.73- i l^...-. 

has entered into a certain written contract dated--_3 *.— . 


with the principal as named herein for the erection, construction and completion of...L 3 hgWQQ.d..P.arls;..Addii;iQn 

Lighting r HiLy..oT-Eort..Wayney^ ^IlutiorL.^..13lI?aZ^ .-.situated m 

Port Wavne Indiana __ Indiana, in accordance with the plans and 

specifications approved and adopted by said-C.ity..O-f..F-Qrfc.-Wayna^..Indiana-- 

_which are made a part of this bond. 

NOW THEREFORE, if the OTRP ! _OP„S®^_.. Hageratom^ m.i72»6 

_.shall well and faithfully do and perform the same in 

all respects according to the plans and specifications adopted by the said.......Citj..pf..Port..Wame,...m. 

_.and according to the 


time, terms and conditions specified in said contract and in accordance with all requirements of law, and shall 
promptly pay all debts incurred by him or any subcontractor in the prosecution of said work, including labor, service 
and materials furnished, then this obligation shall be void; otherwise to remain in full force, virtue .a^d ; effecL , 
IN WITNESS WHEREOF, we hereunto set our hands and seals this-.15-th... 

dayof ...September. T & P CONSTRUCTION CORP. OP IND. 

..TrZ2.4..t...'2S&r^..„..?. r . e ?. ici . ent ...-(Scal) 

J.L. Taber, 

PTTWT.TTY & DEPOSIT .CQ.,...Q.F..MARYLMP.. [ ... (Seal) 



(Note: See Bums Section 53-202) 

















































































































Power of Attorney 

FIDELITY AND DEPOSIT COMPANY OF MARYLAND 

HOME OFHC& BALTIMORE, MD. 


Know All Men By These Presents: That the Fidelity and Deposit Company of Maryland, a corpora¬ 
tion of the State of Maryland, by C. M. PECOT, JR. , Vice-President, and C. W.. ROBBINS 
Assistant Secretary, in pursuance of authority granted by Article VI, Section 2, of the By-Laws of said Com¬ 


pany, which reads as follows: 

“The President or any one of the Executive Vice-Presidents, or any one of the additional Vice-Presidents specially authorized 
so to do bv *he Board of Directors or bv the Executive Committee, shall have power, by and with the concurrence of the Sec¬ 
retary 'or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents, Resident Assistant 
Secretaries and Attorneys-in-Fact as the business of the Company may require, or to authorize any person or persons to execute on 
behalf of -he Company ariv bonds, undertakings-, recognizances, stipulations, policies, contracts, agreements, deeds, and releases and 
assignments of judgments,'decrees, mortgages and instruments in the nature of mortgages, and also all other instruments and docu- 
meats which the business of the Company may require, and to affix the seal of the Company thereto. 


does hereby nominate, constitute and appoint John ¥. Brovin and Vernon Matherly, both of 
Richmond, Indiana, EACH............— 


Ttis true and lawful agent and Attorney-in-Fact, to make, execute, seal and.deliver, for, and on its behalf as 
surety, and as its act and deed: any and all bonds and undertakings, each in a penalty 
not to exceed the sum of FIVE HUNDRED THOUSAND DOLLARS ($$00,000).. 


An3"the execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents arid purposes, as if they had been duly executed and acknowledged 
by the regularly elected officers of the Company at its office in Baltimore, Md., in their own proper persons. 
' This power of attorney revokes that issued on behalf of John W. Brown, etal, 
dated February 27, 1975 « 


The said Assistant Secretary does hereby certify that the aforegoing is a true copy of Article VI, Section 2, of the By-Laws of 
said Company, and is now in force. 

I N Witness Whereof, the said Vice-President and Assistant Secretary have hereunto subscribed 
their names and affixed the Corporate Seal of the said Fidelity and Deposit Company of Maryland, this 
. ..3r.d.day of.Angus.t..., A.D. 19...7.6... 

,.***,. FIDELITY AND DEPOSIT COMPANY OF MARYLAND 

Attest: 

ffSEALjS 

. I' U^J \< _ By... 

Assistant Secretary Vtce-rresident 

State of Maryland 1 
City of Baltimore / 

On this 3rd day of August . A.D. 19 J6 . before the subscriber, a Notary Public of the State of 

Maryland in and for the City of Baltimore:duly commissioned and qualified, came the above-named Vice-President and Assistant 
Secretary of the Fidelity and Deposit Company of Maryland, to me personallyknown to be the individuals and officers described 
in and who executed the preceding instrument, and they each acknowledged the execution of the same, and being by me duly sworn, 
severally and each for himself deposeth and saith, that they are the said officers of the Company aforesaid and that the seal affixed 
to the preceding instrument is the Corporate Seal of said Company, and that the said Corporate Seal and their signatures as such 
officers were duly affixed and subscribed to the said instrument by the authority and direction of the said Corporation. 

j N Testimony Whereof, I have hereunto set my hand and affixed my Official Seal, at the City of Baltimore, the day and year 
first above written. 


Q (P 




/^OTARy\fj,\ 


_ 

Notary Public Commission Expires July...1..197-8 


CERTIFICATE 

I the undersigned Assistant'Secietary of the Fidelity and Deposit Company of Maryland, do hereby certify that the original 
Power of Attorney of which the foregoing is a full, true and correct copy, is in full force and effect on the date of this certificate; and I 
do further certify that the Vice-President who executed the said Power of Attorney was one of the additional Vice-Presidents spe¬ 
cially authorized by the Board of Directors to appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Laws of 
the Fidelity and Deposit Company of Maryland. 

This Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the 
Fidelity and Deposit Company of Maryland at a meeting duly called and held on the 16th day of July, 1969. 

Resolved- "That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether 
made heretofore or hereafter, wherever appearing upon a certified copy of any power of attorney issued by the Company, shall be 
valid and binding upon the Company with the same force and effect as though manually affixed. 

In Testimony Whereof, I have hereunto subscribed my name and affixed^: corporate seal of the said Company, this 

__ .day of...__ ^ 


ixed the c 

Assistant Sytreiary 


f. 204122 






























STREET BARRICADE MAINTENANCE INFORMATION 


Listed below are the names and telephone numbers of 
the persons responsible for the maintenance of the barricades 
necessary for the duration of this contract. 


NAME 


TELEPHONE NUMBER 








Contractor 


Resolution No. 


/ 3 /- 7 ? 















wage scale 


C.jPF. : S -SKILLED 

SS-SfMl SKILLED 
US-UNSKILLED 
17-INDUSTRIAL FUND 
PW-PER WEEK 


. , _ . ,_to oreoars a schedule of the prevailing 

J, the ' J r.'lavsl ? nj. m OMSTKUCTION AND MAINTENANCE COOTEfflCIS K-BffiDED BY 

££ S ^ ^ SSI™ « “ * JULY,AUG.AND SBT..1978. 

- .••u^vtF'R £ o)q of the acts of the GEit&r.jJ. A^S-diELY •:* 
r * conpliaftC'i with tne proy ^ && hereinafter set forth for the following trades 


: SD.iANA, 1935, have established 
wit; 


-{or cccupazkis 

asbestos worker 

SOILERMAKEk 

BRICKLAYER 

Carpenter 


(BUILDING) 

(HIGHWAY) 


CEMENT MASON 
ELECTRICIAN 

elevator constructor 

glazier 

IRON WORKER 


(BUILDING) 

(HIGHWAY) 

(SEWER) 


LATHER 

MILLWRIGHT & P1LEDRIVER 
OPERATING ENGINEER 


.(BUILDING) 

(HIGHWAY) 

(SEWER) 


PAINTER 

PLASTERER 

PLUMBER A STEAMFITTER 
MOSAIC c* TERRAZZO GRINDER 
? GOFER 

ELZETKETAL WORKER 
TEAMSTER 


•(BUILDING) 

(HIGHWAY) 


(H ighway > r~ r :L~—— 

if any CLASSIFICATIONS ARE (MUTED IN THE ABOvt. 



4TR per HR. KSiW__ 

J£M- 

vasA?? 

JUSS* 

s 


12.60 

554 

1.25 



JZZ 1 

s 


32.55 

80 

1.00 


34 


s 


11.14 

45 

50 


1 

4if 

s 


10.5 

7 


6 % 


8 

5 

2 if 

~ 2 if- 

s 

s 


IU.E 

9.70 

3 Zt 

60 

75 

d 0 — 

SO 


1 


s 


12.00 

50 . 

3%+30 


6 


s 


10.91 

74^5 

56 

8 % 

6 

__! 

s 


10.20 

1 

! 25 

r io 

4 

254holidd 

s 


11.80 

90 

r 

^1-30 , 


2 


5 # 


;-—--- 

7.70-8.60 

70 



9_ 





70 

50 ^ 


p-§- 


?»ss— 

7.60-8.40 

70 . 

50 


2 

. 

s 


10.60 


60 


1 

L 2 if 

s 


10.90 


6 % 


: 

8 

2 if 

s-ss 

US 



40 

55 


8 


s-ss- 

US 

8.1 

6-10.87 

55 

65 


l-g— 


s-ss- 

US 

O 

6-10.87 

55 

65 




s 


9.25-10.25 

65 

50- 


12 

Sroisc. 



9.74 

60 

80 




s 


12.10 

55 

. 90 


7 . 

4If 

s 


3.75-10.80 






s 


10.90 

’ 10 




s 


11.98 

50 ! 60 


3.0 

14if 

s-ss 

US 


9.18-10.13 

! 

26.3^31.00* 




•s-ss 

rius 

A.r- a 

■"B.75V9.35*, 

i' a;/I? cru 

: 27.50uwj31.90i 
n TH” PREVAIL 

ING WAG! 

tsc^c 

E SHALL i'l 


ir»rCe« t£ contractor or .... 
rata of » S « tta= «t out in tfc. achcto^oiSUn. 

D.VfHi THIS •.) BAY Ci- »-2<L- 

Z/, 


/xzzjl 

/rEPPJPSE^ING THE AWARD: It. AC-,r‘A . 
REPRESENTl?3G SIV.T ' * " T 


. T I. L C.L.C. 
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TITLE OF ORDINANCE SPECIAL ORDINANCE - ST. LGT. RESOL. #131-78 - 

DEPARTMENT REQUESTING ORDINANCE _ BOARD OF PUBLIC WORKS 

SYNOPSIS OF ORDINANCE —CONTRACT F OR STREET LIGHTING RESOLUTION NO. 131-78. FOR CONSTRTTflTTON ' ' 

.AND .. INSTALLATION .. OF ORNAMENTA L . STR E ET LI G HTING WTTH UNDERGROUND T.TGHTTNG TO SERVE THE LAKEWOOD 

- PARK . ADDITION, T & F CONSTRUCTION . CORPOR ATION. CONTRACTOR FOR THE PRO.TEOT 1 TN AMOUNT OF 

$28.600.40. 


LAKEWOOD PARK AD D. 




..(CONTRACT. ATTACHED) 


EFFECT OF PASSAGE . . ORNAMENTAL .. S TREET LTOH TTNfi Em; the AROVE—DEEr'ETREn 


EFFECT OF NON-PASSAGE INABILITY TO CONSTRUCT AND :INSTALL STREET LIGHTING AS PLANNED 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) $28,600.40 FROM.THE PROPERTY OWNERS 
THROUGH BARRETT LAW 


ASSIGNED TO COMMITTEE 


EP 













































